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ACTION AF-06 

INFO OCT-OI ISO-00 EB-07 /0I4W 

087154 

R 1711I2ZMAR 75 
FM AMEMBASSY MBABANE 
TO USDOC WASHDC 
INFO AMEMBASSY BLANTURE 
SECSTATE WASHDC 7729 

UNCLAS MBABANE 0477 

E.O. 1 1652: N/A 
TAGS: BEXP.WZ 

SUBJECT: WATER & SEWERAGE PROJECT - CALL EOR TENDERS 

1. GOS WATER AND SEWERAGE BOARD HAS ISSUED INVITATIONS 

TO TENDER EOR CONSTRUCTION OE WATER AND SEWERAGE RETICU- 
LATION AT KWALUSENI, SWAZILAND (NEAR MANZINI), TO BE 
FINANCED BY GOS AND IBRD. 

2. SCOPE OF WORK IS APPROXIMATELY AS FOLLOWS: 

WATER RETICULATION: 2100 M OF 75 MM. DIAM. 

4400 M OF 100 MM. DIAM. 

SEWERAGE RETICULATION: 4600 M OF 150 MM. DIAM. 

100 M OF 200 MM. DIAM. 

1300 M OF 375 MM. DIAM. 

3. TENDER DOCUMENTS MAY BE OBTAINED FROM J. VAN BEUZEKOM, 
DIRECTOR, WATER & SEWERAGE BOARD, P.O. BOX 20, MBABANE, ON 
PAYMENT OF E20 (ABOUT $30). 

4. INTERESTED FIRMS MUST HAVE A REP PRESENT ON TUESDAY, 
APRIL 29, 1975, AT MATSAPHA INDUSTRIAL ESTATE FOR SITE 
INSPECTION. TENDERS, ACCOMPANIED BY BOND OF E200 
(APPROXIMATELY $300) MUST BE SUBMITTED BY MAY 30, 1975. 

5. INTERESTED U.S. FIRMS ARE ADVISED TO CONTACT 
UNCLASSIFIED 
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MR. VAN BEUZEKOM OR U.S. EMBASSY FOR DETAILS. 
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